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IBILE NO; S-87=07- a 


AN ORDINANCE approving Change Order 
No. 1 and Final for Res. 443-87 - 
Southwood Park Storm Drainage, 

with Land Inc., in connection with 
the Board of Public Works and Safety 
of the City of Fort Wayne, Indiana. 


NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 


SECTION 1. That Change Order No. 1 and Final for Res. 


with the Board of Public Works and Safety, for: 


The reduction of 1 inlet structure, 
45+ LF of pipe, 120+ LF of curb 

and 108+ CY of Sp. backfill was 
derived after required "exploratory 
| digs" took place and the exact 

size and location of the project 
were determined; 





involving a net decrease of Two Thousand Seven Hundred Sixty-Five 


and 90/100 Dollars ($2,765.90), all as more particularly set 


forth in the specifications, and which is on file with the Office 


porated herein, made a part hereof, and is hereby in all things 


| 
‘ratified, confirmed and approved. 





SECTION 2.: That this Ordinance shall be in full force 
and effect from and after its passage and any and all necessary 
approval by the Mayor. 
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Councilmember 
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APPROVED AS TO FORM 
AND LEGAIATY 







oxberger, City Attorney 














SPECIAL ORDINANCE NO. S-o 00 -§7 


443-87, Southwood Park Storm Drainage, with Land, Inc., in connection 


of the Board of Public Works and Safety and is by reference incor- , 
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Ad os ola ie Ro 


Fort Way: 
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SANDRA E. KENNEDY, CITY CLERK 





Read the <cefbime in full ana on motion by 




















seconced by + and duly adoptea, placed on its 
passage. PASSED” (EGSE) by the tollowing vote: 
AVES NAYS ABSTAINED ABSENT TO-WIT: 
TOTAL VOTES y pe 
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SANDRA E. KENNEDY, CITY CLERK 
Passed and adopted by the Common Council of the City. of Fort . 


Wayne, Indiana, as (ANNEXATION) ~ APPROPRIATION (GENERAL) 


(SPECIAL) (ZONING MAD) ORDINANCE ( 


on the ED See day of . pas r 19 & ys 
ee eae 


SANDRA E. KENNEDY, CITY CLERK || PRESIDING OFFICE ; 


ER z 














Presented by me to the Mayor 


on the. Mega / AO day of 
at the hour of et 2 o'clock 


the City of Fort Wayne, Indiana, 


oe aie na 
iM. Bes. Z yy. 


Ltt ly wo” 


x 
FR fi tea) 





SANDRA E. KENNEDYL, CITY CLERK 


Approved and signed by me this asd, Of 


19 bo E at the hour of pu o clock Ed el pa Bo SoTi 





WIN MOSES, JR., MAYOR 


o 





77-/2 F- 2? | 


AAA RA RARA RARA RARAS 


MEMORANDUM 
EE 


TO: Board of Public Works & Safety 


ROM: Terry L. Atherton, P.E., L.S., Director Water Resources/Engineering 
& Services 


RE: Southwood Park Area Storm Drainage Improvement" Resolution 443-1987 


DATE: 10 June 1987 


kkkkkkkkkk 


Transmitted herewith for your review and execution is Change Order #1 (FINAL) 
for subject project. This change order is due to the final field measurements 
which resulted to a net reduction of $2,765.90, in the total price of said 
contract. 


It is this Department's Recommendation to the Board of Public Works & Safety 
to execute said document and obtain City Council's approval at its next 
regularly scheduled meeting. 


If you have questions, contact Tom Gountras, Project Engineer, directly at 
4734. 


TLA/TG/ns 4D 


Attachment: Change Order #1 (FINAL) 


cess, Yoder 
File 
Chrono 


; ; FI -LAAL 
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CHANGE ORDER 6/2 [8) 
Change Order No. 1 (FINAL) Resolution No._ 443-1987 
Project No. Board Order No. 11-1987 
Name of Project: SOUTHWOOD PARK STORM DRAINAGE Date: 10 June 1987 
To: LAND, INC. 

(Contractor) 

Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans and 
specifications: 











Change in Contract Price 


Iten | Description of Change RE ie ed 
No. | Decrease | 


SEE ATTACHED SHE RARA 












5,014.90 


Total Decrease 





Total Increase 


2,249.00 


The sum of $__ 2,765.90 is hereby X4HHEHXXBJXdeducted from) the total contract price 
and the final contract price shall be adjusted as follows: 








Net (Decrease) (XHKKKAKE) Contract Price 2,765.90 


Original Contract Price 


x Ê i $ 25533200 
Current Contract Price Adjusted by Previous Change Order 25 352.00. 
New Contract Price including this Change Order 132,566,100 7. 
The time provided for completion in the contract for this project is (unchangedixtbnoneasedd 
(dA by =0= calendar days due to this Change Order. The date for completion 
of all work shall be 24 May 1987 Furthermore, this document shall become an 


amendment to the contragt and all ae of the contract shall apply hereto. 


A : o 
NA > Chief Engineer Date G - [2-5 

ANE OEN AT rns 
Accepted by: Se E A BE SA Contractor Date = -8 


| b; C 


Approved by? H yas = & City Engineer Date lo- A 8 


Approved —— S T Owner Date É Sal a ) ~§ ) 


og CO CARA PT 
ne) seed ESEESE hacer 


Recommended by: 


tem 


NO: 


1 


2 


10 


11 


13 


ATTACHMENT TO CHANGE ORDER 


fen | Description Unit Price Decrease 
ES PET DATE RSET SILLA TE SRE SNS ITI I IA E EA EEE Eee re rama came 


257.5 ERF ES REP 714.00 


500 SY Restroation and Seeding ‘ 200. 00 


Total Decrease 5,014.90 


Total Increase 


Net (Decrease) KKEZZEZXXXXXX Contract Price 2,765.90 


r 


Increase 


1,325.00 


564.00 


360.00 


2,249.00 


ate 


Change Order No. 1 (FINAL) 
Resolution No. 443-1987 
Board Order No. 11-1987 


REQUEST AND JUSTIFICATION FOR CHANGE 


Necessity for change: This is a "Project Close Out" Change Order. Certain 


items have been increased or decreased based on the final inspection and measure- 





ments. Overall, this is a "DEDUCT" change order. 





Sees ond Sat SS DT I Pak Se re O 8 a See 
Will proposed change alter size of the project? Yes No_X 


If yes, explain 


Affect on operation and maintenance cost of this project: 


N/A 








Ow Ne | 
Themis Gountras roject Engineer 


Change Order 


This form is to be completed for any project requiring Board 
of Works justification at City Council. This complete form 
is to be in the Board's office no later than 2:00 p.m. on the 
Tuesday of introduction. : 


Resolution/exd, No. 443-87 Description _SouTHwodhod 


PARK AREA STORM DRAINAGE im Plov EMENT 


Original Contract $_25 332.00 Prev. Chgs. $ 0.00 


- Request is increase of $ % Change + 
decrease of $ 2 7695.90 % Change - WAY 


Reason for change (be specific and quantify): THE PREDucTION 


oF 4 INLET Srrucrute 4StLF. OF PIPE 12Z04L.F of CoB AND 
JOS + Cv. OF SP. BACEFUY WAS perRvEO AFTES BPEQUeED 
“Exe Lo RATO BY DIGS’ Took PLACE ANO THE Exacr Size 
[PND LOCATion oF THE PZOTECT WERE PETEZMINED: _ 


Is this the final change order expected for this project? 
NES: 





Why wasn't this projected in the original estimate: 














What will we be doing to prevent similar oversights in the 
future: 


Prepared by Nous biaq pate PRK O 


(Attach comment sheet if necessary) 


[VS . 
` x Admn. Appr. 


TITLE OF ORDINANCE : Change Order #1 and Final - Res. 443-87 Southwood Park Drainage 


DEPARTMENT REQUESTING ORDINANCE Board of Public Works § Safety 


aaa amaaa 


SYNOPSIS OF ORDINANCE Change Order #1 and Final - Res. 443-87 Southwood Park Drainage 





The reduction of 1 inlet structure, 45+ LF of pipe, 120+ LF of curb and 108+ CY of 





of Sp. backfill was derived after required "exploratory digs" took place and the exact 


size and location of the project were determined. 
WE eee 














—_— hv SSSESSSSSSSSSSSSSSSSFSMSSFhFOehFeseF 


EFFECT OF PASSAGE To facilitate completion of project. 


EE CERT TERES 


EFFECT OF NON-PASSAGE 


——— mm 





MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) Decrease of $2,765.90 


ASSIGNED TO COMMITTEE 





BILL NO. pres 7-07-22 
Sane a Fae 


CITY: UTILITIES 


REPORT OF THE COMMITTEE ON A 
Sa = a En NT 


CITY UTILITIES 


WE, YOUR COMMITTEE ON TO WHOM WAS 
SS haa e ai ee 


REFERRED AN (ORDINANCE) (RESOLUSLGN). approving Change Order 


and Final for Res. 443-87 - Southwood Park Storm Drainage ; 
Se A a a E N N 


with Land Inc., in connection with the Board of Public Works 

and Safety of the City of Fort Wayne, Indiana’ .' : ; i 
RR a a ee ew 
ea later r a I ea 
SiR a a a a 
e aE ne a ane a a a ln ie a 
T E E T e A ge DR 
NR ea a a a ee 
e OR a e a a a AE LES 


HAVE HAD SAID (ORDINANCE) (RESODIKIXDON) UNDER CONSIDERATION AND BEG 


LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


(RESQUEREON) 
YES NO 





ES szZe CHARLES B. REDD 
: CHAIRMAN TR RE crm ceea syar g 






PAUL M. BURNS 
VICE CHAIRMAN Cate Oe ARE TAN CoS es EIS 


THOMAS C. HENRY 
Se Se SA mes 


BEN A. EISBART 


SAMUEL J. TALARICO 
- ee eeSFSFSFFMSFFSSSSsMFsfsfsesFs 


CONCURRED IN Torys SANDRA E. KENNEDY 
: CITY CLERK 





